UNIT  CONSTRUCTION  COSTS Unloading Brick and Tile
NUMBER		NAME OP ACCOUNT	TOTAL COST		TONW		< 'OHT Ft-: 1« TON	
8105 8123 8304	.01 .11 01	Roaster brick ........................... Roaster dust chamber tile ................ Reverberatory furnaces ..................	.........         $363 .....          307 .........        1,2(14	.14 , 72 .49	1,231. 525 . 2,279.	01 05 49	SO 0 0	,21 . f»H , fif»
8305	01	Cross and header flue ....................	.......          497	. 00	1,329.	23		
8309 8309,	.02 1?,	Waste heat boilers ...................... Oil-fired boilers .........................	........           MS .........           183	.01 .94	1,073. 22H.	74 11	0 n	. 4S .HI
8405.11		Converters ............... , ..............	.........            180,	. 2I>	579 .	30	o	, 112
8423.	11	Converter dust chamber .................	____             37 ,	,01	155.	20	0,	, 24
8613.01		Reverberatory flue ......................	........         57,	.79	278.	33	o,	, 1M
R6BR,	.01	Roaster dust chamber flue ...............	........         57 ,	. OG	171.	40	0	
8703,	?,1	Boiler and blacksmith shop ...............	.........             18	,89	00.	70	o,	, "2t
R717	,31	Machine and carpenter shop .............	.........             44.00		58.	80	0,	Tf»
8812,	?,1	Warehouse .............................	.........             10,	,50	74.	20	o,	**
9003,	.11	Power plant ............................	.........           332.	.57	522,	70	o.	tVI
9017.	,031	Feed water heating plant ................	.........             24.	,91	30.00		0.	Kit
Total...........................................     $3,911.98         8,000.20        $().•! 5
These costs cover such costs as cleaning the site for unloading, huihlhiK runwuya \vh«nv nri'ilml constructing brick sheds, and checking the quantities of the shipment, UH well an the unloading «»f th various shapes in separate piles.
Ventilators
No. OF        LABOR COHT         MAT-KUIAT* COBT        TOTVL C'%»?*r
VKNTI-                          I»F,H       ,                    run       4                     *'i >?
NUMBER      NAME OF ACCOUNT      LATOR8    AMOUNT    ^^    AMOUNT     v^    AMOUNT     Vrvf
8703.31   Boiler  and  blacksmith
shop...............        3            $10.01    $5.33      $201.50    $87.17    $277.51    $5»L»..M»
8717.31   Machine and carpenter
shop...............        3              11.10      3.72        248,24      82.74      259.40      K*».4ti
0            $27.17      $4.53    $509.74    $84.90    $f>30,91     $*<».-W
48-in. Burt ventilators, square base, Hot on wooden roof
8812.31   Warehouse............        3            $30.38    $10.13    $207.12    $(59.04    $237, fiO    $TU   17
48-in. Burt ventilators, round base, set on corrugated iron roof
9003.3     Powerhouse..........        0          $125.00    $20.94    $439.70    $73.29    $505.30    $UI.'/3
48-in. Burt ventilators, square base, sot on concroto roof 9017.045 Feed     water     heating
plant...............        2          $142.14    $71.07      $40.'JO    $24,00    $191,34    .Wi.tiT
42-in. ventilators made in new smelter shope, not on woo<lon roof
Windows and Doors SQ. FT.      LABOR COST        MATKUIAI* COST
NUMBER         NAME OP ACCOUNT        PEN"      AMOUNT      *K*      AMOUNT    J>Kl\       AMOUNT
ING                            Sq. J«T.                      BQ, FT,                         M-   *i'»
7703.1     Crushing plant..........      529         $84.00     $0.10       Si70,71     $0.32         $254,71    $«I. -IH
7803.1     Sampling plant..........   2,08ft         332.94      0.10          504.90      0.27          KU7.H4      » II!
2,615 $410.04 $0.10 $735,01 $0.20 Sl,lfe,fif> }(>.-U The above accounts cover wooden sash and frame seit m atuol imd corrugutinJ iron htultlmg
8843.5 Sample room............ 298 $32.39 $0.11 $118.85 $0.40 $1M.S! $*>,«*»I
The above account covers wooden sash and frame sot in wood ami onrrujcuttul in»n ImtUimr
8703.1     Boiler    and    blacksmith
sh°P.................   2,581       $093.02    $0.27    $2,450,28    $0,95    $:U*tt».3U     »1/J2
8717.1     Machine   and    carpenter
sh°P.................   3,037         923.01      0.30      2,992,10      0.99      3,9 i5,77       I,«!»
5,618    $1,616.63    S0.29    $5,44.8.44      0,97    $7,0611.07     $l.'.»i$ The above accounts cover steel sash and frame set in stool and tile curtain wiili ImiUiing3.20   Boiler and blacksmith	
